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UNCLASSIFIED 

PAGE 01 NEW DE 01887 070949Z 
17 

ACTION FBO-OI 

INFO OCT-OI NEA-06 ISO-00 /008 W 

089482 

R 070740Z FEB 74 
FM AMEMBASSY NEW DELHI 
TO SECSTATE WASHDC 9551 

UNCLAS NEW DELHI 1887 

E.O. 1 1652: N/A 
TAGS: ABLD, IN 

SUBJ: EMERGENCY POWER, CHANCERY COMPOUND AND 
ENCLAVE APARTMENTS 

REE: NEW DELHI 1 1994 

1. WE ARE NOW DEEPLY INVOLVED IN NEGOTIATIONS WITH ESCORTS 
LTD., FOR PACKAGE DEAL COVERING PROCUREMENT AND INSTALLATION 
OF MAN GENERATORS TO PROVIDE EMERGENCY POWER TO ENCLAVE 
APARTMENTS. 

2. LARSEN AND TOUBRO, WHO REPRESENT CATERPILLAR, HAVE BEEN 
REQUESTED TO PROVIDE SIMILAR PACKAGE FOR RESIDENCE, EAST 
AND WEST BUILDING. 

3. DUE TO THE MAGNITUDE, HIGH COST AND COMPLEXITY OF 
THESE JOBS, WE BELIEVE FBO SHOULD TAKE THIS MATTER IN 
HAND AND URGENTLY DETAIL A QUALIFIED ELECTRICAL ENGINEER 
TO NEW DELHI TO ASSIST IN NEGOTIATIONS AND PROVIDE 
ESSENTIAL GUIDANCE. 

4. WITH JOHN KELSEY’S PROBABLE RETIREMENT NEXT MONTH, 

HIS EXPERTISE WILL BE LOST TO THE POST. SUCCESS OE THIS 
PROJECT WILL DEPEND LARGELY ON THE MANNER IN WHICH IT IS 
EXECUTED. WE WILL BE GRATEFUL FOR AN EARLY FAVORABLE 
REPLY.SCHNEIDER 
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